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Message Text 

LIMITED OFFICIAL USE 

PAGE 01 ROME 00830 161330Z 
ACTION OC-06 

INFO OCT-01 EUR-12 NEA-10 ISO-00 FBOE-00 A-01 SY-05 
CCO-00 /035 W 

021824 161444Z/43 

R 161300ZIAN 78 
FM AMEMBASSY ROME 
TO SECSTATE WASHDC 9893 
INFO AMEMBASSY BONN 
AMCONSUL CASABLANCA 


LIMITED OFFICIAL USE ROME 0830 

BONN FOR RCO 

CASABLANCA FOR RTC 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: C&R RENOVATION 

REE: (A) CRO MEMO TO RSO DATED 1 1/22/77, (B) RSO MEMO TO 
OC/S DATED 1 1/25/77, (C) RSO SECURITY SURVEY A-182 DATED 
5/20.7, (D) DRAWING PROVIDED WITH REE A, (E) STATE 5097 

1. POST AGREES THAT STEEL DOOR IN CORRIDOR DESIGNATED 
216 IN REF D NEED NOT BE REPLACED WITH CLASS V 

VAULT DOOR, BUT WITH LOCALLY MANUFACTURED DOOR WHICH 
CANNOT BE FORCED TO REPLACE EXISTING WEAK DOOR. 

2. SECOND CLASS V VAULT DOOR ORDERED BY POST WILL REPLACE 
REAR STAIRWELL FIRE DOOR LISTED IN REF C PARA 3, PAGE 12, 
ENCLOSURE 1. 

3. POST AGREES THAT CORRIDOR WIAT.I. OE ROOM 214 (REF A, 

PARA 4) NEED NOT BE COVERED WITH STEEL PLATE OR THAT 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 ROME 00830 161330Z 

EXISTING DOOR BE BRICKED UP. 

4. POST HAS ALREADY FIXED STEEL SHEETS ON 17 OF 

18 WINDOWS. SEABEE NEED ONLY INSTALL LAST SHEET REPRESENTED 
BY CIRCLE 4 ON PLAN SKETCH. 

5. THE TWO CLASS V VAULT DOORS ORDERED BY POST HAVE ETA 
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ROME OF FIRST WEEK OE EEBRUARY. 

6. AS REQUESTED IN SO MEMORANDUM OF NOVEMBER 25, 1977 
APPROVAL OP WORK IN C AND R AREA IS REQUESTED. 

7. DEPARTMENT'S OPPER TO DEVELOP SPECIPICATIONS, 

DRAWINGS AND SUBMIT REQUEST POR SEABEE ASSISTANCE ACCEPTABLE. 

GARDNER 


LIMITED OFPICIAL USE 
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